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Hatch Latch 


TITLE OF PROPOSAL : 



| Installation-External Upper & Lower Hatch Latches 


NATURE OF PROPOSAL: 

1* Remove present internal upper and lover hatch locking handles and install 
external locking mechanism to accommodate std. 3/8" drive (see dvge. 

P-631 and F-U08 enolosed.) 

2* Prepare a Service Bulletin and fabricate appropriate kits. 


Notei 


Ships 379 & 388 have external lover hatch locking mechanism. 
Ships 391 thru 395 have both external upper & lover hatch 
locking mechanisms. 


REASON FOR PROPOSAL : 

Provide external latch looking mechanism in lieu of internal locking handles 
for upper and lover equipment bay hatch latches to eliminate installation 
difficulties and damage to equipment encountered in locking and unlocking 
equipment bay hatches. Reft UR 58-139)4. 



ESTIMATED COST AND TIME INVOLVED : — 
ADDITIONAL FUNDING REQUIRED *. — 
ESTIMATED COST FOR KITS OR PARTS : 


CuaU Ho. 1 - 13 Kits f *26g , $3,Uh$ 
Cost. No. 2 - *22 I *265, m 2 • $135 s ! 


ADDITIONAL FUNDING REQUIRED : Nona (SP-191?) 

*22 Complete Kits - Upper & Lover. 

ITEMS AFFECTED BY PROPOSAL : *» 2 Kit 7- Upper only. 
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